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PAGE 01 BANGUI 00164 271100Z 

ACTION AF-08 

INFO OCT-01 ISO-OO SY-05 OC-06 CCO-OO OCL-OO FBOE-OO /020 W 

271846Z 065213/43 

R 270943Z JAN 77 
FM AMEMBASSY BANGUI 
TO SECSTATE WASHDC 8196 
INFO AMEMBASSY MONROVIA 
AMEMBASSY ACCRA 
AMEMBASSY KHARTOUM 
AMEMBASSY NAIROBI 

UNCLS BANGUI 0164 

DEPT FOR AF/EX, SY/NSU 

ACCRA FOR RCO, MONROVIA FOR ATO, KHARTOUM FOR RSO, 

NAIROBI FOR RSS 

E.O. 11652: N/A 

TAGS: AFSP, ANSU, ASEC, ACOM 
SUBJECT: NEW OFFICE BUILDING 

1 . ARCHITECT HAS RECOMMENDED A GEOTECHNICAL ANALYSIS OF THE 
SOIL, AT A COST OD DOLS 1,420, PRIOR TO FOUNDATION WORK ON 
NOB. THE ANALYSIS INVOLVES EXCAVATION IN 5 SELECTED AREAS 

OF THE EXISTING BUILDING TO DETERMINE ITS LOAD BEARING 
CAPACITY AND INCLUDES EXCAVATION FOR TESG HOLES AND RELATED 
LABORATORY WORK. 

2. WORK TO BE PERFORMED BY THE GOVERNMENT OF ECA LABORATORY 
OF BUILDINGS AND PUBLIC WORKS. THE TEST WILL PERMIT 
ACCURATE PLANNING OF FOUNDATION WORK, AND WILL ENABLE 
CONTRACTOR TO PROVIDE FIRM PROPOSAL FOR FOUNDATION 

COSTS. RESULTS WILL BE MADE AVAILABLE APPROXIMATELY 
8 DAYS AFTER SAMPLES ARE TAKEN. 
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4. IN ORDER TO PERMIT WORK TO COMMENCE AS SOON AS 
POSSIBLE, WE HAVE ASKED THE LABORATORY TO PROCEED WITH 
THE WORK. SMITH 
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